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MEMORANDUM FOR: Director of Data Processing 
PRON “a . 3 | STATINTL § 
Chief, Special Projects Stake 


BURTROP tr #8bPa Hie ek ly Report for Waek Ending 
as pevennet acta 


l. SATE 


he Commanty: from Eee CLA and DIA PANAGare 
were received and integrated in the Memeorandum of Undar« 
atandlng for joint management of the connollduted CLA/DILA 
SAVE Projeat. A Zirat draft af tha Project Management Plan 
was camplated and ciraulated to the same managerca for review 
and comments, Another draft will be elreulated for commanta 
priex to finalization on 28 November. Both the Memorandum 
and the Management Plan are to be ready for jaint (DCX and 
D/DITA) signatures by 1 Decambar La77, 


Be. An intorcmal meating was held eo STATINTL 
21. November to raview questions raised in their Ragquirements 
Analyaisa Document, The Cubtical Dasigqn Raview fox thin 
documant be scheduled fay 30 Novambar, 


Gc. the FB requirements anaiyeis Pocument wags STATINTL 


aelivered on 23 November, ay STATINTL 
a. ‘PADS 


A. 8Bpeclal thanks ta the Administration sStat# 
for the data entry guppert BrRages during the waek of La~. 
18 November. 


Be ‘ita: aeunentaesan and manualea for Critical 
Degigqn. Review Itt, Part t ware distributed, 


Ce SPD/ODP aupport of Ce/CNS for TADS Benchmark 2 
Aativities da proceeding an seheduled. Ten of the twanty- 


tve activities have been complated. ie es STAT INTL j 
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